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ACTION OC-05 

INEO OCT-OI AE-06 ISO-00 CCO-00 SY-05 /017W 

I249I4 

R29I402Z JUL 75 
EM AMEMBASSY PRETORIA 
TO SECSTATE WASHDC 2363 
AMCONSUL CAPE TOWN 
INEO AMEMBASSY NAIROBI 

CONEIDENTIAL PRETORIA 2834 

NAIROBI EOR RCO 

E.O. 1 1652: GDS 
TAGS: ACOM, ASEC 

SUBJECT: SITE PREPARATION EOR KW-7 INSTALLATION-CAPE TOWN 

REF: DEPARTMENT CA-4809 DATED JULY 16 

1. TSO/PRETORIA AND REGIONAL SEABEE/PRETORIA WILL PEREORM 
WORK INSIDE COMMUNICATIONS AREA ONCE LOCAL CONTRACTOR HAS 
PERFORMED ALL OUTSIDE WORK AND ALL DEPARTMENT MATERIALS ARE 
ON HAND. 

2. EOLLOWING DEPARTMENT MATERIALS SHOULD BE PROVIDED: 

A) POWER PANEL "A" 

B) ALL EERROUS METAL (THIN WALL) CONDUIT, FITTINGS (COMPRESSION 
TYPE OF FERROUS METAL) AND PLASTIC CONDUIT COUPLINGS REFERRED 
TO IN PARAGRAPH A-2 OF THE CONSTRUCTION SPECIEICATIONS ATTACH- 
MENT TO REE AIRGRAM. THESE MATERIALS NOT AVAILABLE LOCALLY. 

C) THE CONDUIT, COUPLES, ELBOW CONNECTORS, AND T-EITTINGS 
REQUESTED IN PRETORIA'S 0913 AND 1071 TO ENABLE TSO/PRETORIA 
TO INSTALL ULTRASONIC ALARM SYSTEM. 

REQUEST DEPARTMENT INEORM PRETORIA ASAP WHEN ABOVE SUPPLIES 
AND COMMO EQUIPMENT CAN BE DELIVERED EOR TSO PLANNING PURPOSES. 
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3. FOR CAPE TOWN: INFORM PRETORIA/ADMIN WHEN LOCAL CONTRACTOR 
LINED UP TO PERFORM OUTSIDE WORK SPECIFIED REF AIRGRAM. TSO 
REGAN WOULD THEN MAKE POUCH RUN TO CONSULT WITH AND BRIEF 
CONTRACTOR ON WORK REQUIREMENTS OUTSIDE C&R AREA. 

BOWDLER 
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